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SPECIAL ORDINANCE NO. S- (1947 
| 


AN ORDINANCE approving the Contract 
for Res. 6095-87 - Turn Lanes on 

N. Clinton Street, between the 

City of Fort Wayne, Indiana and 


BILL NO. S-87-06- y oy 





John Denher, Inc., in connection 
with the Board of Public Works 
and Safety. 


NOW, THEREFORE, BE IT ORDAINED BY THE COMMON COUNCIL 
OF THE CITY OF FORT WAYNE, INDIANA: 
SECTION 1. That the annexed Contract for Res. 6095-87 - 
Turn Lanes on N. Clinton Street, between the City of Fort Wayne, 
by and through its Board of Public Works and Safety and John 
Dehner, is hereby ratified, and affirmed and approved in all 
respects. The work under said Contract reguires: 
extending turn lanes on North Clinton 
at the intersections of Parnell 
Avenue, Washington Center Road 
and St. Joe Center Road and also 


constructing a new turn lane at 
Medical Park Drive; 


| 
the Contract price is Fifty-Eight Thousand Three Hundred Fifty-Two| 
and 95/100 Dollars (S58,352.95). 

SECTION 2. Prior Approval was received from Common |. 
Council with respect to this Contract, on June 16, 1987. Two | 
(2) copies of the Contract, attached hereto, are on file with 
the City Clerk, and are made available for public inspection, 
according to law. | | 

SECTION 3. That this Ordinance shall be in full force | 
and effect from and after its passage and any and all necessary | 


approval by the Mayor. i 






ouncilmember 


APPROVED AS TO FORM 
AND LEGALITY 





Bruce 6: Boxberger, City Attorney 
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SANDRA E. KENNEDY, , GLTY “CLERK PRESIDING 











Presented by me to the Mayor of the Ci 


on the. Ao. 


ort Wayne, Indiana, 


day of , 19 ay 
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at the hour of AF ae o'clo MFE Sn. 
dc at» COM Re RE 





Approved and signed by me this AZ ——~day of Sl lia , 
i eo 
19 oe at the hour of a o'clock A= MES. 


















118001 o — apun LEAS yh Japun T189'L1 Japun y; 
1400 + 43A0 1;%00"0 48A0 £1200°0 2340 Li 





DOS BRL SOE  FWAOL | S2*4es'09$ WIOL O GA'ZGE'8SS STØD I aprpaB os WOL 
i 

















i 
i 
H 

































i [1e4peng aJa addy: 











Rip WE E YL LL EA YL Ru. 1N 


i 00 'S£Cbl. 4 00"6£ i 5220901 50'67 


1.00 '0?$7 000000 i 00'0102 

















burpejg Jeaut 


vO'SLTIZ) IM O 


000009 i OO'LRLZ i 00*0028 i 49°C HET 


Mn ant ba Y dU] 









FOER ol $)10g 4002ug; "G 
i 








Ob'LOEZ i 6'9 i ZS “ass 












ab JUauaaeg 3133340) UIEJg: 'ŷ 








i i 
O£'LL i OO'GOSBE 4 OS*SZ i O£"BSLEL 





00°S221b 















O'E OO9R Loz 








WAL H Pru 8b 


08'r 007889 


A YN 








yeaoway qan); “¢ 


i 
00'G i 08'cht 









JeAosay 23784240); *Z 


i UOr}eae3x3 UO88O); "Jf 
i 


y 
00"0£r i i 





1 08°04 









00*0S9Z 


MS. A eni 
Mot Cee ee eee (NA) i i "ON 








i 
i 
| 
i 
' 
i 
1 | 
i ‘ 
1 

i 


| i i 
i OG'L69G i SLOT os"? i 02999 
i i i 


i (4) 





ANTONY 











' 
i 
1 
i 


i "03 '1SNOO SA00Y4; 0) 'LSNOJ A31IN-HLI38 








"IND N3NH3O NHOC; 18-5609 0N "S38 “LS NOLNIT) HINON NO S3N91 NYNIICOYd 


t 
i :y30018 | 1434018 


' 
3430018 i 48-p-9 ` $3100 891 1d 





1837 JUN -9 519 12 


MEMORANDUM 
TOS Board of Works & Safety 
FROM: Mel Salyer, Assistant Chief Street Engineer 
SUBJECT: Resolution No. 6095-87 Turn Lanes on N. Clinton Street 
W.0.#10,665 Funded: LR&S 
DATE: June 9, 1987 


kk kd kk dede dede KEKE KKK KKK KERR ERR EERE EKER RRR EER ERR RK KK KKR Rk kk kk 


Attached please find the Bid Analysis Sheet on the subject 
project. As you can see, John Dehner, Inc. submitted the lowest 
bid in the amount of $58,352.95 which is 17.68% UNDER the 
engineer's estimate. 


Therefore, Street Engineering Dept. recommends contract should be 
awarded to John Dehner, Inc. We are attaching the successful 
bid packet by John Dehner. 


Also attached are the other unsuccessful bid packets for your 
files. Please return a copy of the successful bid back to Street 
Engineering Dept. after awarding the contract for our files. 


We would like to have prior approval from the Council so the 
contractor can start work on schedule. The construction must be 
completed before school commences in September especially Bishop 
Dwenger High School and Northwood Junior High School. 


Wize 


Mel Salyer 
Assistant Chief Street Engineer 


ces “Garl O'Neal 
Jess Yoder 
Compliance Offi 


Attachments Wy 
FN 


zk/ 





NOTICE OF AWARD 


TO: John Dehner, Inc. 
pasO Box 11346 


Be. Wayne, IN, 46957 


PROJECT DESCRIPTION ` Improvement ‘Resolution 6095 -87, Turn Lanes 


ODeN SiC PRES (ELRES) ieee 


The OWNER has considered the BID submitted by you for the above-described 


WORK, in response to its advertisement for bids dated 
eee ae aes SA 


You are hereby notified that you BID has been accepted for items in the 
amount OES 9 352 FODS: : 


You are required to furnish Contractor's Performance and Guaranty Bond, 
Payment Bond and Certificate of Insurance within ten (10) calendar 
days from the date of this Notice to you. 


If you fail to execute said Agreement and to furnish said bonds within 
ten (10) days from the date of this Notice, said OWNER will be entitled 
to consider all your rights arising out of the OWNER'S acceptance of 
your BID as abandoned and as a forfeiture of your BID BOND. The OWNER 
will be entitled to such other rights as may be granted bylaw. 


You are reguired to return an acknowledged copy of this NOTICE OF 
AWARD to the OWNER. 


Dated this 10th day of. June- palsy... 


OWNER 
City of Fort Wayne 










ff ys AD 


Contract Compliance 






Baron R. Biedenweg, Direc 
Title Board of Public Works 


ACCEPTANCE OF NOTICE 
Cosette R. Simon, Member 


ASE 


Lawrence D. Consalvos, 


Receipt of the above NOTICE OF AWARD 
is hereby acknowledged by 








Member 





on City of Fort Wayne, Mayor 
Title av SS —— FREDE» S ÅER NET RS 








co: Bob ebert 
Jess Yoder 
Sit Eng: 


PROPOSAL 


CITY OF FORT WAYNE, INDIANA 
BOARD OF PUBLIC WORKS AND SAFETY 


The contractor agrees to furnish at his/her/its own cost, all 
labor, insurance, materials, equipment, and power for the complete 
performance of the following project: 


RESOLUTION NO. 6095-87 - TURN LANES ON NORTH CLINTON STREET 


All work will be performed in accordance with: 
The bidding documents and the applicable plans, specifications, and 
drawings. The contractor agrees to perform the work for those unit 
prices as set forth in the bid attached hereto. 


EX LIQUIDATED DAMAGES PROVISION. (THIS CLAUSE SHALL BE APPLICABLE TO 
THIS CONTRACT ONLY IF THE BOX CONTAINS A CHECKMARK ORTAN XE Wy 
It is hereby agreed by and between the City of Fort Wayne and 
Contractor, that time is of the essence of this agreement, and, the 
contractor agrees that it will complete the project as herein defined 
on or before 8/31/87 days after issuance of the Notice to Proceed. The 
parties agree that it is a business and governmental necessity that the 
project be completed by this date, that it will be difficult or 
impossible to make an accurate determination of the damages that would 
be incurred by the City of Fort Wayne; and, therefore, provide for 
liquidated damages in the sum of $ 250.00 per day for each and eve 
day after 8/31/87 days after issuance of the Notice to Proceed, that the 
project remains incomplete. The parties agree that the sum of 
$_ 250.00 per day is a reasonable estimate as to the damages, which 
would be incurred by the City of Fort Wayne. The parties further agree 
that causes beyond the control of the contractor may delay the 
completion date. Therefore, the parties agree that delays in the 
completion date beyond the control of the contractor shall not result 
in liquidated damages. 


Delays beyond the control of the contractor can include, but are not 
necessarily limited to, the following: Acts of God, strikes, lockouts 
or industrial disturbances, acts of public enemies, restraining orders 
of any kind by the government of the United States of America, or, of 
the State of Indiana, or any of their departments, agencies, or 
officials, or any civil or military authority, insurrections, riots, 
landslides, earthquakes, fires, incapacitating storms, floods, and 
explosions. 


version 1: 5/1/85 


wy 








BWL D CONTRACTOR: JOHN DEHNER, INC. 
PROJ:TURN LANES ON NORTH CLINTON ST. RES. NO: 6095-87 
ITEM| ITEM | QUANTITY |UNIT|UNIT COST| AMOUNT 
NO. | | | FO ($) | ($) 
Sl | 
l. |Common Excavation | 530 lC. Y | 
2 Concrete Removal SG IS.Y. i 
| i i | 1.80 112.80 
Bie |Curb Removal | 148 |L.F.| | 
| es 2:00 | 296.00 
As Plain Concrete Pavement 9" 1510 |S.Y. 
| i | | | 25.50 | 38, 505.00 
5: |Anchor Bolts | 332 |EA: el | 
| | | | 6.95 | 2,307.40 
6. ko Grading | 335 i 8,200.00 | 2,747.00 
Ta Type "c" Guardrail S365 FEL Ps z 
| YP | ae 29.15 | 10,639.75 
TOTAL: g 58,352.95 


SHE Bi OR wa: 


Note: Contractor will be paid on measured quantities only at unit price bid ` 


In submitting this bid, it is understood, that the right is reserved by 
the Owner to reject any and all bids, and to waive any defect in any 
bid: 


IN WITNESS WHEREOF, the bidder (a firm) by its owner(s) named below, 
hereunto set hand(s) and seal this day of 19 Ŵ 


FIRM NAME 
AU EE NA A Y o 
BY: 
ER ee SE gene 
"NR AR SE EEN SEES 
ADDRESS: 
O HO i ee ey 3 
a as SRN cat Re cae Es 
TELEPHONE: à 
a SG ae A Or re SEE 


IN TESTIMONY WHEREOF, the bidder (a corporation) has caused this t 
proposal to be signed by its Presiđent and Secretary, and, affixed its 
corporate seal this 3rd day of ieee ete ts GARU E Tae) Yg i 


e 
—— 


JOHN DEHNER, INC, ; 
MRNA A ne a ES, 
NAME OF CORPORATION 







PRESIDENT erald Dehner 


PN ae ADDRESS: P, O. Box 11346, 1206 Clark Street 


7 i ; Fort Wayne, Indiana 46857 
FAUR 3 SS Se STE era 


TELEPHONE: 219 — 422-7577 


SECRETARY — E L. Dehner 


NOTE 1: 
Use this form, if Cashier's or Certified Check accompanies bid: 


Enclosed herewith, find Cashier's or Certified Check fors 





being 5 % of the maximum bid herein, made payable to: 
THE CITY OF FORT WAYNE, INDIANA 


the proceeds of which, are to remain the absolute property of said 


City, if 
dt HN Ree Cui. We a ee 


shall not within _10 days after Notice of Acceptance of the within 
bid, enter into a written Contract, and secure said contract by a 
Performance Bond, for the full amount of the Contract to the approval 
of the proper officials of said City. i 


ad Uu RE HERE a a y i O 


NOTE 2: 
Use this form, if Bidder's Bond accompanies bids. 


Enclosed herewith, find a Bidder's Bond in an amount egual to five (5%) 
per cent of maximum bid herein, subject to the approval of the Board of 
Public Works and Safety, conditioned as follows: 


That if the Board of Public Works and Safety shall award JOHN DEHNER, IN 
the Contract for said work, and, if _ JOHN DEHNER, INC. 
— ee — 


BIDDER 


shall enter into a Contract and furnish a 100% Performance Bond, 
as reguired, within ten (10) days from the date, he/she/it is 
notified of the acceptance of his/her/its bid, then the obligation 
of said bond shall be null and void; otherwise, to remain in full 
force and effect. i 


| 


TO BE EXECUTED BY BIDDER AND SURETY COMPANY BEFORE DEPOSITING BID 
BIDDER'S BOND 


KNOW ALL MEN BY THESE PRESENTS: 


That, we, JOHN DEENER, INC. as principal, and 


NITED STATES FIDELITY AND GUARANTY COMPANY 


and 
as sureties, are held and firmly bound unto the City of Fort Wayne, 
Indiana, in the sum Of FIVE PERCENT OT THE TOTAL PROJECT BID 


DOLLARS ($_5% of Total Bid ), to be paid to the 


said City of Fort Wayne, Indiana, or its successors or assigns, for the 
payment of which, well and truly made, we hereby bind ourselves, our 
heirs, successors, executors and administrators, jointly and severally, 
firmly by these presents. 


SIGNED AND SEALED at Fort Wayne, Indiana, this 3rd 


MAY Or T men i o, A Yn 


The condition of this obligation is such that if the accompanying bid 


or proposal of ——— JOHN DEHNER, ING, Ŵ0ŴVHŴ 5555. 
AA WR N.T AR 


made this day to the City of Fort Wayne, State of Indiana, is accepted, 
and, the Contract awarded to the above bidder, and, the bidder shaìl, 
within ten (10) days after such award is made, enter ínto a Contract 
with the City of Fort Wayne, State of Indiana, for the work bid upon, 
and, give bond as reguired; then this obligation shall be null and 
void; otherwise, it shall remain in full force and effect. 


SIGNED at Fort Wayne, Indiana 





this 9rd. day of June | 19 87, 
y. y ) i à 
A yb 
> AS SUOHN DEFNER, INC. UNITED STATES FIDELITY & GUARANTY CO: 
ee Sn ee ee ee ee 





PRINCIP. 
Gerald Dehner - President ttorney-in-fact 





*If signed by an agent, appropriate Power of Attorney shall be 
attached. 


CERTIFIED COPY 
GENERAL POWER OF ATTORNEY 


SOO e meena O Y FF 


Know all Men by these Presents: 
That UNITED STATES FIDELITY AND GUARANTY COMPANY, a corporation organized and existing under the laws of the 
State of Maryland, and having its principal office at the City of Baltimore, in the State of Maryland, does hereby constitute and appoint 


Gerald A. Dahle, John J. Pikel, Donald T. Belbutowski and Diane T. Green 


of the City of Fort Wayne .Stateof Indiana ; 
its true and lawful attorneys in and for the State of Indiana 


for the following purposes, to wit: 

To sign its name as surety to, and to execute, seal and acknowledge any and all bonds, and to respectively do and perform any and 
all acts and things set forth in the resolution of the Board of Directors of the said UNITED STATES FIDELITY AND GUARANTY 
COMPANY, a certified copy of which is hereto annexed and made a part of this Power of Attorney; and the said UNITED STATES 
FIDELITY AND GUARANTY COMPANY. through us, its Board of Directors, hereby ratifies and confirms all and whatsoever XBEXSi3aX 
anyone of the said Gerald A. Dahle and the said John J. Pikel and the said Donald T. 
Belbutowski and the said Diane T. Green 


may lawfully do in the premises by virtue of these presents. 


In Witness Whereof, the said UNITED STATES FIDELITY AND GUARANTY COMPANY has caused this instrument to be 


sealed with its corporate seal, duly attested by the signatures of its Vice-President and Assistant Secretary, this 27th day of 
November i , A. D. 19 85 
UNITED STATES FIDELITY AND GUARANTY COMPANY. 
(Signed) By... W. Bradley Wallace l... Deal? 
Vice-President. 
(SEAL) j 
(Signed) cs NGR. As. URE SSN a a i 
Assistant Secretary. 
STATE OF MARYLAND, | 
ss: 
BALTIMORE CITY, 
On this 27th day of November , A. D. 1985 , before me personally came 
W. Bradley Wallace » Vice-President of the UNITED STATES FIDELITY AND GUARANTY 
COMPANY and John A. Umberger , Assistant Secretary of said Company, with both of 
whom I am personally acquainted, who being by me severally duly sworn, said that they, the said W. Bradley Wallace 
and John A. Umberger were respectively the Vice-President and the Assistant Secretary of the said UNITED 


STATES FIDELITY AND GUARANTY COMPANY, the corporation described in and which executed the foregoing Power of Attorney; 
that they each knew the seal of said corporation; that the seal affixed to said Power of Attorney was such corporate seal, that it was 
so fixed by order of the Board of Directors of said corporation, and that they signed their names thereto by like order as Vice-President 
and Assistant Secretary, respectively, of the Company. 


My commission expires the first day in July, A. D. 19.86... 
Margaret M. Hurst 


(SEAL) (STen oa N ice ete emcees cater EG e A S e E A nia gt mg 
ì ; Notary Public. 
STATE OF MARYLAND | Skt 
ct. 
BALTIMORE CITY, 
I, Saundra E. Banks , Clerk of the Circuit Court for Baltimore City, which Court is a 
Court of Record, and has a seal, do hereby certify that Margaret M. Hurst , Esquire, before 


‘whom the annexed affidavits were made, and who has thereto subscribed his name, was at the time of so doing a Notary Public of the 
State of Maryland, in and for the City of Baltimore, duly commissioned and sworn and authorized by law to administer oaths and take 
acknowledgment, or proof of deeds to be recorded therein. I further certify that 1 am acquainted with the handwriting of the said 
Notary, and verily believe the signature to be his genuine signature. 

In Testimony Whereof, I hereto set my hand and affix the seal of the Circuit Court for Baltimore City, the same being a Court 
of Record, this 27th day of November , A.D. 1985 


(SEAL) (Signed) EG uu UF REGERER Øg FANGE: 
Clerk of the Circuit Court for Baltimore City. 


FS 3 (1-83) es 


use 


NON-COLLUSION AFFIDAVIT 
The Bidder, by its Officersxand 


agents or representatives present at the time of filing this bid, being 
duly sworn on their oaths, say that neither they nor any of them have 
in any way, directly or indirectly, entered into any arrangement or 
agreement with any other bidder, or with any public officer of such 
City of Fort Wayne, Indiana, whereby such affiant or affiants or either 
of them, has paid or is to pay to such other bidder or public officer 
any sum of money, or, has given or is to give such bidder or public 
officer anything of value whatever, or such affiant or affiants or 
either of them has not directly or indirectly, entered into any 
arrangement or agreement with any other bidder or bidders, which tends 
to or does lessen or destroy free competition in the lettering of the 
Contract sought for by the attached bids, that no inducement of any 
form or character other than that which appears upon the face of the 
bid will be suggested, offered, paid or delivered to any person, 
whomsoever to influence the acceptance of the said bia or awarding of 
the Contract, nor has this bidder any agreement or understanding of any 
kind whatsoever, with any person whomsoever to pay, deliver to, or 
share with any other person in any way or manner, any of the proceeds 
of the Contract sought by this bid. på 


BP a 


SA HS 
BEDE 


Subscribed and sworn to before me by Gerald Dehner, President of; Jdhn' Dehner, ‘Inc. 











‘this _3rd_ day of June ee? =e: 






My Commission Expires: 
ME Richard E. Ensley | 
September 8, 1987 NOTARY PUBLIC 4 
! Resident of Allen County, IN 


Pyar)? 





Subscribed and sworn to before me by _ 





this of 49 3 


_ 





My Commission Expires: a i 
; ; | ED a uae y HLR 


NOTARY PUBLIC 


Resident of County, IN 





Subscribed and sworn to before me AO Ae O ON 
this day of | >, la 





My Commission Expires: 
. mn a a GT itsinaidTY FENIG 


NOTARY PUBLIC 
Resident of County,IN 





CERTIFICATE IN LIEU OF FINANCIAL STATEMENT 


i GERALD DEHNER , the 
Name ; 
PRESIDENT rm the JOHN DEHNER, INC. 
Position - Company 


HEREBY CERTIFY: 


2: That the Financial Statement of said Company, dated the 3lst_ day 
of December , 1986 , now on file in the office of the 
Board of Public Works & Safety of the City of Fort Wayne, Indiana, 
which Financial Statement is by reference incorporated herein and 
made a part hereof, is a true and correct statement, and, 
accurately reflects the financial condition of said Company, as of 
the date hereof; and, 


a That I am familiar with the books of said Company, showing its 


financial condition and am authorized to make this Certificate on 
its behalf. h 


ignatur 
3 ìn Gerald Dehner 
President 
Title 
SUBSCRIBED AND SWORN to before me, a Notary Public, in and for said ~ 
County and State, this 3rd day of a PUESIE se EERE 19 87. o 


p] SA 
Richard E. Ensley. ') N? 
NOTARY PUBLIC ANN 
Resident of_ Allen County, IN 






My Commission Expires: 


Septêmber 8, 1987 


MBE/WBE COMMITMENT FORM 


THE FOLLOWING IS THE UNDERSIGNED'S COMMITMENT TO THE MBE/WBE GOALS OF 
THE CITY FOR WORK DONE PURSUANT TO THIS CONTRACT: 


A. N/A. .- The undersigned firm certifies that it is an MBE/WBE 
Contractor (cross out inapplicable provision). 


For MBE specify percentage of minority ownership $. 
For WBE specify percentage of women ownership $. 


BNA The undersigned certifies that they are a joint venture 
in which the following (MBE/WBE) firm 
(cross out inapplicable provision) is a joint venture 
partner. - 


The MBE/WBE firm (cross out inapplicable provision), 
shall have % participation (employees) % 
participation (costs) in this project. 


Specify the percentage of minority/women ownership in 
the MBE/WBE firm $. (Cross out inapplicable 
provision.). 


C. The undersigned commits 7 % of the total bid price as 
a subcontract to minority business enterprise 
participation. The MBE firms, which are proposed as 
subcontractors, are the following: 


NAME OF FIRM ADDRESS TYPE OF WORK 
1. Metropolitan, Inc. Ft. Wayne, In. Guard Rail 
2. > 
3. 
D. … The undersigned commits > $% of the total bid price as 


a subcontract to women business enterprise 
participation. The WBE firms, which are proposed as 
subcontractors are the following: 


NAME OF FIRM | ADDRESS TYPE OF WORK 


1. Statewide Trucking, Inc. Ft. Wayne Hauling Material 
2; ; 


3. 


eo Complete (1) and (2) below if participation goals of 7% MBE 
and 2% WBE have not been met. ; 


1. My Company cannot meet the participation goals for the 


following reasons: 
maaa mmm mmm, 
i 
Ph i eh a eC ee 
EE SS FNL FN LI UT TN e ee 


ac We have taken the following steps in an attempt to 


comply with these participation goals; 

TN bes 
ii ee. I Sn a 
SS Y d.r. a 
A NU SE PI a aE Se Lag eae peepee a 


(Attach additional sheets as necessary.) 


Contractor 





Gerald Denner 


Its President Its 


"MINORITY/ FEMALE HOURLY UTILIZATION" 


THE FOLLOWING IS THE UNDERSIGNED'S COMMITMENT TO MINORITY/FEMALE HOURLY 
UTILIZATION. 


A. The undersigned firm certifies that it will employ and 
utilize minorities and females and/or will ensure that its 
subcontractors employ and utilize minorities and females, so that 
minorities and females will work at least 17_% of the total hours 
worked on this project. 


. B. Complete (l) and (2) below if the hourly utilization figure 
set forth in "A" is less than 175.: 


a My Company and its subcontractors cannot meet the l7$ 
minimum hourly utilization figure for the following 


reasons: i 
aa a e ee re 


2: My Company has taken the following steps in an attempt 
to comply with the 17% hourly utilization figure: 


SEE WU, SR I ea ae es IN 
i ERS ee ee ae gn ge RET ered 
{on Ah ik. Oo ean me hace oe ee 
Do Li Ra UE ee CS 


(Attach additional. sheets, if necessary.) - 


CONTRACTOR: JOHN DEHNER, INC. 


Its: Gerald Dehner —- President 


It is the policy of JOHN DEHNER, INC. that 
(Company) 


egual employment opportunity be afforded to all gualified persons 
without regard to race, religion, color, sex, or national origin. 


In support of this policy JOHN DEHNER, INC. will not 
(Company) 


discriminate against any employee or applicant for employment 
because of race, religion, color, sex, or national origin. 


The JOHN DEHNER, INC. will take affirmative action 
(Company) 


to insure that applicants are employed and that employees are 
treated during employment without regard to their race, religion, 
color, sex, or national origin. Such action will include but 
not be limited to: | 


RECRUITMENT, ADVERTISING OR SOLICITATION FOR EMPLOYMENT, 
HIRING, PLACEMENT, UPGRADING, TRANSFER OR DEMOTION, SELEC- 
TION FOR TRAINING INCLUDING APPRENTICESHIP, RATES OF PAY OR 
OTHER FORMS OF COMPENSATION, LAYOFFS OR TERMINATION. - 


JOHN DEHNER, INC. 
(Name of Company) — 





gnature of Company Official) 
Gerald Dehner — President 
June 3, 1987 
(Date) 


STREET BARRICADE MAINTENANCE INFORMATION 


Listed below are the names and telephone numbers of 
the persons responsible for the maintenance of the barricades 
necessary for the duration of this contract. 


NAME 





Three Rivers Barricade 





William Winling 





Greg Dehner - 
CN E taken NW IA LD 


Resolution No. 6095-87 


TELEPHONE NUMBER 


4h36-1611 





485-2617. 





749-2283 


JOHN DEHNER, INC. 
Contractor 





























(A Stock Company) 


PERFORMANCE BOND 


Approved by The American Institute of Architects 
A. I. A. Document No. A-311 (February 1970 Edition) 
BOND NUMBER 


KNOW ALL MEN BY THESE PRESENTS: 


as Principal, 
hereinafter called Contractor, and UNITED STATES FIDELITY AND GUARANTY COMPANY, a corporation organized and existing under the laws 


), 
for the payment whereof Contractor and Surety bind themselves, their heirs, executors, administrators, successors and assigns, jointly and 
severally, firmly by these presents. 


WHEREAS,, Contractor has by written agreement dated .......: PLUS ebb, Coden mine 19..87entered into a contract with Owner for 


Res. 6095-1987 ; Turn Lanes on North Clinton 


in accordance with drawings and specifications prepared by ...........ccccscesecsesesesesesscsegesecseseqersescqeensengeessecseeseeny EDEN Y Y YF aM 
(Here insert full name, title and address) 


, Which contract is by reference made a part 
hereof, and is hereinafter referred to as the Contract. 


NOW, THEREFORE, THE CONDITION OF THIS OBLIGATION is such that, if Contractor shall promptly and faithfully perform 
said Contract, then this obligation shall be null and void; otherwise it shall remain in full force and effect. 


The Surety hereby waives notice of any alteration or extension of time made by the Owner. 


Whenever Contractor shall be, and declared by Owner to be in default under the Contract, the Owner having performed Owner's obligations 
thereunder, the Surety may promptly remedy the default, or shall promptly 
(1) Complete the Contract in accordance with its terms and conditions, or 


(2) Obtain a bid or bids for completing the Contract in accordance with its terms and conditions, and upon determination by Surety of the low- 
est responsibie bidder, or, if the Owner elects, upon determination by the Owner and the Surety jointly of the lowest responsible bidder, 
arrange for a contract between such bidder and Owner, and make available as Work progresses (even though there should be a default or a 
succession of defaults under the contract or contracts of completion arranged under this paragraph) sufficient funds to pay the cost of 
completion less the balance of the contract price; but not exceeding, including other costs and damages for which the Surety may be liable 
hereunder, the amount set forth in the first paragraph hereof. The term “balance of the contract price,” as used in thig paragraph, shall 
meen ge oe amount payable by Owner to Contractor under the Contract and any amendments thereto, less the amount properly paid by 
wner to Contractor. ' a 


Any suit under this bond must be instituted before the expiration of two (2) years from the date on which final payment under the 
Contract falls due. 


No right of action shall accrue on this bond to or for the use of any person or corporation other than the Owner named herein or 
the heirs, executors, administrators or successors of the Owner. 


Signed and sealed this 























Contract 211 (2-70) 

















(A cs on BR 
LABOR AND MATERIAL PAYMENT BOND 


Approved by The American Institute of Architects 
A. |. A. Document No. A-311 (February 1970 Edition) 


KNOW ALL MEN BY THESE PRESENTS: BOND NUMBER 


as Principal, 
hereinafter called Principal, and UNITED STATES FIDELITY AND GUARANTY COMPANY, a corporation organized and existing under the laws 


as Obligee, hereinafter called Owner, for the use and benefit of claimants as hereinbelow defined, in the amount of 
Fifty Eight Thousand, Three Hundred Fifty. Two and 95/100—- y 


for the payment whereof Principal and Surety bind themselves, their heirs, executors, administrators, successors and assigns, jointly and 
severally, firmly by these presents. 


WHEREAS, Principal has by written agreement dated June 15, 19 87, entered into a contract with Owner for 
Res. 6095; Turn Lanes on North Clinton 


in accordance with drawings and specifications prepared by 
(Here insert full name, title and address) 


which contract is by reference made a part 
hereof, and is hereinafter referred to as the Contract. 


NOW, THEREFORE, THE CONDITION OF THIS OBLIGATION is such that if the Principal shall promptly make payment to all 
claimants as hereinafter defined, for all labor and material used or reasonably required for use in the performance of the Contract, then this 
obligation shall be void; otherwise it shall remain in full force and effect, subject, however, to the following conditions: 


(1) A claimant is defined as one having a direct contract with the Principal or with a sub-contractor of the Principal for labor, material, 
or both, used or reasonably required for use in the performance of the contract, labor and material being construed to include that 
part of water, gas, power, light, heat, oil, gasoline, telephone service or rental of equipment directly applicable to the Contract. 


(2) The above-named Principal and Surety hereby jointly and severally agree with the Owner that every claimant as herein defined, who 
has not been paid in full before the expiration of a period of ninety (90) days after the date on which the last of such claimant's 
work or labor was done or performed, or materials were furnished by such claimant, may sue on this bond for the use of such 
claimant, prosecute the suit to final judgment for such sum or sums as may be justly due claimant, and have execution thereon. The 
Owner shall not be liable for the payment of any costs or expenses of any such suit. 

(3) No suit or action shall be commenced hereunder by any claimant, 

(a) Unless claimant, other than one having a direct contract with the Principal, shall have given written notice to any two of the 
following: The Principal, the Owner, or the Surety above named, within ninety (90) days after such claimant did or performed the 
last of the work or labor, or furnished the last of the materials for which said claim is made, stating with substantial accuracy 
the amount claimed and the name of the party to whom the materials were furnished, or for whom the work or labor was done or 
performed. Such notice shall be served by mailing the same by registered mail or certified mail, postage prepaid, in an envelope 
addressed to the Principal, Owner or Surety, at any place where an office is regularly maintained for the transaction of business, 
or served in any manner in which legal process may be served in the state in which the aforesaid project is located, save that 
such service need not be made by a public officer. : 

(b) After the expiration of one (1) year following the date on which Principal ceased work on said Contract, it being, understood,” 
however, that if any limitation embodied in this bond is prohibited by any law controlling the construction hereof such limitation 
shall be deemed to be amended so as to be equal to the minimum period of limitation permitted by such law.” Yad ee 

(c) Other than in a state court of competent jurisdiction in and for the county or other political subdivision of the state in which the 
project, or any part thereof, is situated, or in the United States District Court for the district in which the project, or any part 
thereof, is situated, and not elsewhere. A 

(4) The amount of this bond shall be reduced by and to the extent of any payment or payments made in good faith hereunder, inclusive 
of the payment by Surety of mechanics' liens which may be filed of record against said improvement, whether or not claim for the 
amount of such lien be presented under and against this bond. er 





Signed and sealed this 


Principal 
TY A MPANY 


(Witness) a ‘ ŷ (ey rr ; (Seal) 





Fa 
This bond is issued simultaneously with performance bond in favor of the Owner c and faithful performance of the Contract. 
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CERTIFIED COPY 


GENERAL POWER OF ATTORNEY 
No.........97796 


Knos all Men by these Presents: 
That UNITED STATES FIDELITY AND GUARANTY COMPANY, a corporation organized and existing under the laws of the 
State of Maryland, and having its principal office at the City of Baltimore, in the State of Maryland, does hereby constitute and appoint 


Gerald A. Dahle, John J. Pikel, Donald T. Belbutowski and Diane T. Green 


of the City of Fort Wayne . State of Indiana i 
its true and lawful attorneys in and for the State of Indiana 


for the following purposes, to wit: 

To sign its name as surety to, and to execute, seal and acknowledge any and all bonds, and to respectively do and perform any and 
all acts and things set forth in the resolution of the Board of Directors of the said UNITED STATES FIDELITY AND GUARANTY 
COMPANY, a certified copy of which is hereto annexed and made a part of this Power of Attorney; and the said UNITED STATES 
FIDELITY AND GUARANTY COMPANY. through us, its Board of Directors, hereby ratifies and confirms all and whatsoever XiEXAKHDC 
anyone of the said Gerald A. Dahle and the said John J. Pikel and the said Donald T. 


Belbutowski and the said Diane T. Green 


may lawfully do in the premises by virtue of these presents. 
In Witness Whereof, the said UNITED STATES FIDELITY AND GUARANTY COMPANY has caused this instrument to be 


sealed with its corporate seal, duly attested by the signatures of its Vice-President and Assistant Secretary, this 27th day of 
November » A.D. 1985 FA 
UNITED STATES FIDELITY AND GUARANTY COMPANY. 
(Signed) By...W, Bradley, Wallace NL 
Vice-President. 
(SEAL) 
(Signed) sn, A. Umbert LL T 


Assistant Secretary. 


STATE OF MARYLAND, | 
ss: 
BALTIMORE CITY, 


On this 27th day of . November , A. D. 1985 , before me personally came 
W. Bradley Wallace » Vice-President of the UNITED STATES FIDELITY AND GUARANTY 
COMPANY and John A, Umberger i » Assistant Secretary of said Company, with both of 
whom I am personally acquainted, who being by me severally duly sworn, said that they, the said W. Bradley Wallace 
and John A. were respectively the Vice-President and the Assistant Secretary of the said UNITED 


STATES FIDELITY AND GUARANTY COMPANY, the corporation described in and which executed the foregoing Power of Attorney; 
that they each knew the seal of said corporation; that the seal affixed to said Power of Attorney was such corporate seal, that it was 
so fixed by order of the Board of Directors of said corporation, and that they signed their names thereto by like order as Vice-President 
and Assistant Secretary. respectively, of the Company. 

My commission expires the first day in July, A. D. 19.86.. 


(SEAL) igs) iD, MOE M Haret HN 
i Notary Public. 
STATE OF MARYLAND | Sr 
BALTIMORE CITY, £ 
I, Saundra E. Banks » Clerk of the Circuit Court for Baltimore City, which Court is a 
Court of Record, and has a seal, do hereby certify that t M. Hurst » Esquire, before 


‘whom the annexed affidavits were made, and who has thereto subscribed his name, was at the time of so doing a Notary Public of the 
State of Maryland, in and for the City of Baltimore, duly commissioned and sworn and authorized by law to administer oaths and take 
acknowledgment, or proof of deeds to be recorded therein. I further certify that I am acquainted with the handwriting of the said 
Notary, and verily believe the signature to be his genuine signature. 


In Testimony Whereof, I hereto set my hand and affix the seal of the Circuit Court for Baltimore City, the same being a Court 
of Record, this 27th day of November , A.D. 1985 


(SEAL) (Signed). ne DIAU DR. RE yh 
Clerk of the Circuit Court for Baltimore City. 
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EN T DA GG TS 
UR < 5 


IMPROVEMENT RESOLUTION 





NO. 6095-87 


RESOLVED BY THE BOARD OF PUBLIC WORKS AND SAFETY OF THE CITY OF 
FORT WAYNE, INDIANA, 


That it is deemed necessary to extend turn lanes on North 
Clinton Street at the intersections of Parnell Avenue, Washington 
Center Road, and St. Joe Center Road and also construct a new 
turn lane at Medical Park Drive. 


All in accordance with the specifications on file in the office 
of the Department of Public Works and Safety of said City; and 
such improvement is now ordered. 


It is hereby found by said Board of Public Works and Safety that 
all benefits accruing hereunder will be to the general public of 
the City of Fort Wayne and that no special benefits will accrue 
to any property owner adjoining said improvement or otherwise 
assessable under said improvement. The cost of said improvement 
shall be paid 1002 by the City of Fort Wayne. 


Adopted, this ED day of 19 á 


BOARD OF PUBLIC WORKS & SAFETY 





Secretary and Clerk 





BID TAB DATE: 6-4-87 


PROJ2 TURN LANES ON NORTH CLINTON ST. RES. NO: 6095-87 z 


IEM TOUANTITYSUNITIUNIT COST! AMOUNT 
NO. t : ' LER YD AH 


1. iCoeson Excavation 


2. ‘Concrete Reaoval 





' 

' 

H ' 
' 









UNIT COST! AMOUNT 
imi Ny 








.Ŷs 


6.54 


530 






iC 3466.20 i 6.50: 3445.00 | 












412,80 








3. Curb Removal 


296.00 


25,50 38505.00 ; 


6.95 







â. Plain Concrete Paveaent 9° 









2307, 40 


2747.00 






5. Anchor Bolts + «S32 TEAL 1 10,36 3 
RES E E rin pepe A Gn a Fe A a ex Nh or 


6. Linear Grading i O INT 131175. 04 10443, 4 
' 


, t 
7. Type °C" Guardrail ESO AE ES 









8200.00 


' 
' 
i 
' 
' 
' 
1 
' 
' 















BIDDER: | BIDDER: 


JOHN DEHNER INC. tREITH-RILEY CONST. CO. 





UNIT COST! 
(H 





5,00 


5.00! 


3.00 


' 
i 
' 
' 


27.30 | 


9.75 


BIDDER: 





($) tl 





2650.00 2, 10,75 





430.00 10,50 


444,00 2,10 


41223.00 2b. 00' 


3237.00 6.00 


1 
' 
l 
i 
' 
' 


AMOUNT {UNIT COST! 


' 
t 
! 
i 
' 
' 


i 
' 
' 


6000,00 








i 





2010.00 i 4000.00 
' 








BROOKS CONST. CO. i 


AHOUNT 
(H) 


' 
' 
' 
t 





5697.50 


t 
4 
' 
' 
' 
' 





905.00 


310.80 





| 
' 
! 
i 


39260.00 





1992.00 1 


1340.00 i 





39.00 + " 14235.00 





iX over 0.00%1% over 
iT under 17,68111 under 


i 
0.00%:% over ' 
14.51212 under 














0.001; 
10. 0811 








le EW 
j ‘ 4 Admn. Appt. 
TITLE OF ORDINANCE Contract for Res. 6095-87 - Turn Lanes on N. Clinton 
& Moe CEO a ANEDE Wn ee eT on ee 
DEPARTMENT REQUESTING ORDINANCE Board of Public Works & Safety 





SYNOPSIS OR ORDINANCE The Contract for Res. 6095-87 is necessary to 
extend turn lanes on North Clinton at the intersections of Parnell 
Avenue, Washington Center Road and St. Joe Center Road and also 
construct a new turn lane at Medical Park Drive. PRIOR APPROVAL 


REQUESTED.ON JUNE 16, 1987. John Dehner, Inc. is the contractor. 




















Ee APT A Ae a'u BR UR ER i SEE RULERS. | os Sep MOC eS MN Me Bane ae at ong 
SIAM SRN OM SU E he eR i A r i GRY ME a A Y © ERE 
EFFECT OF NON-PASSAGE 

A th ENC Cae DROW aR EU iu, E E o E E a he AO ea 
SEEN. i Cakes E Sic, a I Ae TO SO ARES ee oe igre Y 
MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) $58,352.95 

s 

USC NARRE SO a MRE 21 AR HE E OL RG. BE mi RT o an, ny 
ASSIGNED TO COMMITTEE 





S-87-06-42 


“BILL NO. 
RE EE Ua ae BAGER 


REPORT OF THE COMMITTEE ON PUBLIC WORKS 


WE, YOUR COMMITTEE ON PUBLIC WORKS TO WHOM WAS 


REFERRED AN (ORDINANCE) (RESOKUS ZONY. approving the Contract 


for Res. 6095-87 - Turn Lanes on N. Clinton Street, between the 


City “Of shore Wayne, Indiana and John Dehner, Inc., in connection 


with the Board of Public Works and Safety 





- 
(RESDLUNWXDON)U UNDER CONSIDERATION AND BEG 


HAVE HAD SAID (ORDINANCE). 
LEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID (ORDINANCE) 


(RESODDDDON) ; 
cc Y A'N 


XES. NO 


SA i SAMUEL J. TALARICO 
CHAIRMAN a, CE se ar 








Z4FANET G. BRADBURY 
NICE CHAIRPERSON ~~~ 
PAUL M. BURNS 

ood GM at ae 
JAMES S. STIER 

te epee re hn oe 





Se es ©. —<2<Q CHARLES B. REDD 
i ESAE Sea E MU. 


CONCURRED IN Pis IL ' SANDRA E. KENNEDY 
WE SR TS CITY CLERK 


